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Week in Review and Lookahead 
Friday, June 23, 2023 


Last weekend, crews replaced over 2,800 feet of rail 
across the Lechmere Viaduct. Work will conclude after this 
weekend. Shuttle buses will replace Green Line service 
between Union Square and Medford/Tufts and Government 
Center. Green Line B Branch service will be suspended from 
Boston College to Kenmore from Monday, July 17 — Friday, 
July 28 for trackwork and additional improvements. An 
open house is scheduled for Wednesday, June 28 from 
6:00 PM — 8:00 PM at Boston University's Sleeper Auditorium. | 
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Vv This Week | Crews finished backfilling the trench for cable TV ductbank 


¢ Lookahead | Crews will prepare for construction of a ductbank for telephone conduit on Massachusetts 
Ave between Symphony towers 


*Schedule subject to change with weather conditions and in 
accordance with public health directives Page 1 of 7 
Project percentages represent the value of the installed work 
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